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Family Low Rise Projects 


IDENTIFICATION 
Project ID. Add 
хиа Seth Boyden Court 
17 Foner Street [ΠΠ 
хра Pennington Court 
214 South Street oni 
№75 James Baxter Terrace 
25 Summit Sreet mo 
мал John W hyatt Сооп. 
2 Roanoke Court 07105 
нз Felix Fuld Cour 
147 Rose Street 07108 
пра Franklin D It Homes 
35 Riveriew Coun mo 
БО Joseph P Bradley Court 
46 No Mann Ave moé 
CLASSIFICATION 
Project Type, 24 22 25 27 24. 19 214 
Housing Division. 
Low Rise. ГА ” ” ” ” СА ” 
‘Townhouse 
Elderly 
High Rise 
HUD Occupancy Туре 
Family ” ” ” ” ” ” ” 
Elderly 
JD Structure Type 
Elevator 
‘Walk. ” ” ΄ ΄ СА ” ” 
Row House 
AGE 
Το Du 21 22 25 iL 23 29 214 
Аве / Years 50 5 9 “ 
EIOP: 
End of Initial Operating Period руугаа” 


Project Statistics 
Family Low Rise Projects 
QUANTIFICATION 
21 22 25 11 23 292.14 
1990 TDC Calculation 
πωκῦρ 
авна шш 
$52,100 1 BR| Foz єлалю алла Tanto 
$70,000 18 1,670, 
589250 НЕРІН ЕРТЕСІ 6,693,750] 
5104650. 4 BR| 
‘TDC TOTALS 
Number of Residential Buldings 
u ‘ a 2 D и 10 
‘Height In Stories 3 3 3 3 3 3 3 
Ares of Site ЖА мап 198198 551906 420710 293158 50311; 422.967 
лы ма 48 опа эз 6n пз эл 
(umber of Dwelling Units 001 
OBR 
1BR 178 я 161 11 72 10 45 
2BR 257 120 291 186 156 110 181 
3BR 95 29 105 9% т 6 15 
ΤΩ 5 
SBR 
тош Dwelling Units 101 зо E 55 ГЭ E] E ED 
Number of Bedrooms ( BR ] 
OBR 
1BR т п 161 ш n 100 as 
2BR зи 20 ЕЯ m m 20 362 
3BR 25 и 35 то 216 195 225 
а 2) 
SBR 
Total Bedrooms эт Пи из ГЭ sis өз 
‘Total Number of Rooms 224 990 2595 1746. 1314 1152 1234 
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Building Type. 
Single 
Twin 
Row House 
‘Walk-Up (Apartment) 
Combination 


High Rise 


Wood Windows 
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Project Statistics 
Family Low Rise Projects 
SAMPLE DU Sq Footage / 
BR Unit Type, 24 22 25 27 24 29214 
1 вв Unit 
Living Dining 17 165 183 16 
Kitchen/Dining КА 90 я " 
Bedroom: 1BR 105 120 126 125 
2 BR Unit 
Living/Dining πε 169 m 206 
ка m m E 6&2 
Bedroom 1BR 19 108 14 
2BR 128 % 126 
3 BR Unit 
LivingDising 166 158 ΕἼ 181 
Kit 120 126 51 EJ 
Bedroom: 1BR 101 12% 1277 125 
2BR 14 103 103 104 
НА ю 97 E 106 
170 
ит 
130 
us 
5 
» 
1BR 
2BR 
3BR 
“BR 
SBR 
© Document Records 
‘Average Dwelling Unit Size БА 
1 BR Unit 490 E ГЭ E E “з 
2 BR Unit вв 686 686 55 686 m «9 
3 BR Unit 7% τος τος та 7% 2 τι 
4 BR Unit зө 


SBR Unit 
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Townhouse Projects 
IDENTIFICATION 
Project Name and Add 
N: 6 Stephen Crane Vilage 
900 Franklin Ave 
NI2- 20A Bradley Court П 
No Mam Avene 
NI2- 208 Bradley Coun П 
Firn Street 
NI2- ПА  Scanered Sites 
Marin Luther King Boulevard 
ND. 278 Scanered Sites 
113 Rose Street / Belmont Avenue 
ΝΏ- 29 Townhouse st Woodland Ан 
671 South 108 Suv Woodland Ave 
Nn зо Townhouse м Bergen Steet 
Muhamed Ali ἃ Bergen Steet 
МП. 31A ‘Townhouses at Chadwick Avenue 
Chadwick Avenne/Wes Bigelow 
ND. ив “Townhouses u Mt Prospect 
Μι Prospect / 16th Avene 
Nn 35 Townhouses u So Та Sive | 
‘South 13th St / Rowley St 
NID 36 Townhouses и Broad Suet 
Broad St Third Ave 
Nn 37 “Townhouses at Oriental Street 
Oriental St / Broadway 
CLASSIFICATION. 
214 12A 2198 за 10800123 236 1314 230b 13: 136 237 
Housing Division. 
w Rise 
Townhouse L L L 6 у é 4 4 4 4 
Elderly 
High Rise 
HUD Occupancy Type 
Family / у / 4 “é у d d d 4 4 4 
Elderly 
HUD Structure Type 
Elevator 
772 
Row House 74,44 у / у “é 4 
AGE 
торыг 691 16 2104 24208 ΔΦΑ зат 23. 199 2314 йв м 136 су 
mmm к 9 9 B 5 4 4 4 t . 5 3 


EIOP: 
ШОР nisl ο ο Juri) Оё 0608 рев Dec] Decs? Ою Dect? Marss Mans 
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Townhouse Projects 
QUANTIFICATION 
24 ἫΝ 12) 230 зил 2318 23: 236 227 
1990 TDC Calculation 
Row House 
{Townhouse} Unit 
$59,750 1 ΒΒ 8,126,000] Т 1 
80300  2BR| 11,804,100] 5,781,500) 
5102400 3BR[ 7, шан 


54670 SBR | | 


‘TDC TOTALS 
Number of Residential Buildings 
n 
Height In Stories 2 
ArsofSte баі 621165 
Aces M26 
Number of Dwelling Units ( DU ] 
OBR 
1BR . 1% 
2BR ит 
3BR n 
ΤΩ 
SBR 
Total Dwelling Units E 


ΒΒ из 


И: СГ FEET 
[1,320,300] 733.500] sas soo) | 


16009 48234 932% 160736 
ол іп 2M 36 


ГЭ 
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98,881 
га 


RRs 


112420 70,553 
28001. 


zi 


52170 
124 


us 


1 586.800) 


96992 
223 


159,093 
3657 
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10 


293,400] 293. E 


——M [3.364,200] 270,000] 8,584,400] 8.314.200] 
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Bullding Type 
Single 
Twin 
Row House 
Walk- Up (Apart) 
Combination 


High Rise 


Construction 
Concrete Block 
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Townhouse Projects 


230 231A. 2315 235 136 237. 
СА ” ” ” СА ” ” 
” ” ” А ” ” ” 
” ” ” ” ” ” 

” ” ” ” ” ” ” 
СА ” ” СА ГА ” ГА 
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SAMPLE DU Sq Footage / 
BR Unit 


1 BR Unit 
Living Dining 


ng 
Bedroom 1BR 
188 


3 BR Unit 
LivingDining 
KitchenDining 
Bedroom 1BR 


3BR 


5 DR Unit 


Construction Document Record 


Average DU Size /SqFootage 
TBR Unit 


512 


167 
159 
ДД 
us 


IA 1 


Townhouse Projects 
230 23A 231b — 235 136 237. 

ав 28 

59 59 

ош 

92 2 

wm 24 20000233 394 
2 в 2 5 62 
шә м 146 80 148 
и и w 5 и 
75 ю " 162 s 
жт 181 3 о эт 3 
2 E 6з 2 5 62 
в 19 ws 146 з 19 
п 5 % ю 2 зз 
15 30 зо 87 ю 30 
s 2) 109 119 95 2) 
27 ой зт зт 381 
2 в 5 5 62 
ra 600180019 
15 в 80 52 зз 
я ю 87 80 во 

8 95 по 95 9s 
p 76 13 75 76 
50 888 
1052 1067 i05 10€ 1061 
1292 1298 in 1293 1237 1298 
1450 1406 1450 13900 1406 
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Project Statistics 


Elderly Projects 
IDENTIFICATION 
Project I А 

NI. 16 Stephen Crane Elderly 

60 Cedar Lane отот 
NI2. 17 Ouo E Kretchmer Elderly 

963 Frelinghuysen Avenue mu 
NI2. 18 Rev William P Hayes Elderly 

68 Boyd Street ono 
NI2. 196 Edward W Scudder Elderly 

#9 Lincoln Street ono 
МП- А Озо E Kretchmer Elderly 

969 Frelinghuysen Avene mu 
МП. 21E Seth Boyden Ейегу 

27 Fone Sreet отм 
NI2. 21F Seh Boyden Elderly 

839 Frelinghuysen Ave ти 
NI2. 228 James M Baxter Elderly 

25 Summit Street 07103 
NI2. 135 Stephen Crane Elderly 

900 Franklin Ave отот 
NI2. 22D Stephen Crane Elderly 

301 No 6th Steet отот 


NI2. 25 James C White Manor 
516-18 Bergen Street 1108 


CLASSIFICATION 
Project Ту 


High Rise 


Occupancy Type 
Family 


To Date: 691, 116 „21218 


Age Years 2 39 39 39 2 n n n n з is 


End of Оре Dec62 Мш& Maré?  Juné3 реф дело Ὀκε]ὺ 06680 Decéê (ебі миль | 
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Project Statistics 


QUANTIFICATION 
226217, 


19 1з 
Number of Dwelling Units 001 
BR “ “u n во 
1BR 132 132 в m 
2BR 2 2 п 2 
ЗВА 
ΤΩ 
SBR 
‘Total Dwelling Units 198 W 95 252 
Number of Bedrooms [ BR ] 
OBR 1 - - : 
1BR m 132 8 140 
2BR “ “ 2 106 
3BR 
4BR 
SBR 
Total Bedrooms 176 176 я 2а 
Total Number of Roa 671 m 32 


161172 
37 


3016 


221E 


130680 
3.00 
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2228 


148,106 
34 


250 


130 


as 


an 
10/5 


126,324 
29 
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2/1 
105 


135036 
за 


194 
60 


2% 
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104 
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PHYSICAL CHARACTERISTICS 
146 


111 


218 


LIE 


Building Type 
Twin 
Row House 
Walk-Up (Арал) 
Combination 


High Rise 7 


Construction 
Concrete Block 


Hot Water Supply 
Central 
Group 
Individual 


Heating System 
Central ” 
Group 
Individual 
Steam High Pressure. 

‘Steam Low Press ” 
Hot-Water 

Емді 

GW.Air 

Space Heater 


Heating Fuel 
Purch-Steam 


Elderly Projects 

121A ЕЕ зас 2229 215 

” ” ” ” L4 ” 

” СА ΄ ΄ ΄ ΄ 

” ” ” СА ” ΄ 
ГА ” ” 
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” ” СА ГА ” ” 

ГА ” ” ” ” ” 

” 

” ” ” ” ” ” 

ГА [4 ” ” ” СА 


Project Statistics 
Elderly Projects 
SAMPLE DU Sq Footage / BR Unit Type 
216 24; 248 E 22A 2E 225 
Studio 
Living Dining x 2“ зв 2. юж 55 x) за 
Kichen/Dining E 21 » E E 25 2 2 
Studio овк 
1 BR Unit 
Living Dining 146 146 260 260 260 241 228 228 9 
Kitchen Dining 83 E] 29 29 29 40 32 32 66 
Bedroom. 1BR 126 126 12 122 122 155 131 131 145 
2 BR Unit 
Living/Dining м 1 a a жшж ш жш 28 265 
Kitchen/Dining 96 96 u 24 24 4 2 E ю 
Bedroom = 1BR 16 126 юш юш юш ш ош и и 
ш m ш ш ш ш ош ш ш 
Construction Document Records 
Average DU Size SqFoouge 
OBR Unit m m m@m m w жю эж OM 
1 BR Unit Bo so so «4 ш жю ш ш шош 
2 BR Unit ион ва я м я в m m зп 
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Project Statistics 


Family High Rise Projects 
IDENTIFICATION 
me 
"m Ono Канон Homes 
Ti Ludlow See ти 
nna Archbishop Thoma J Walsh Homes 
1945 MoCaner Highway тш 
лаа Revered ша P Hayes Homes 
71 Boyd Surer то 
мыз сышорыг Columbus Homes 
112 Eight Avenue 07104 
мыз Sulla Weigh Homes 
159 Spring Set то 
NJ2-19 Edward W Scudder Homes 
165 Coun Suet тоз 
CLASSIFICATION HiRie LoRise HiRise. LoRise 
Project. 2-10 2-10 2-11 241 2-12 2-13 2-15 2:19. 
Housing Division 
Low Rise 
Townhouse 
шу 
High Rise ” ГА [4 ” ” ГА ГА СА 
HUD Occupancy Туре 
Family ” ” ” ” ” ” ” 4 
Fi 
HUD Structure Type 
Бин 7 ΄ 707, r ΄ 
мәсі» 2 ΄ 
Row House 
AGE p Lokte 
терин ези тю 2. 21. Σπ 21; ыз 15 АО 
mmm Z m и » » 5» n а 
ЁС 
НО is Openüng Period ο (Мн Spip 5959 мн | Зө Зад ΠῚ 


Project Statistics 


Family High Rise Projects 
QUANTIFICATION Bii ние Low 
2.10 за 2 2 212 0 21$ 2.19 
1990 TDC Calculation 
Elevator Walk-Up 
(HiRise] Пой Unit 
63200 352100 в __ | 265100 E ЕСЕСІ 


‘Area of Site SqFt 


Number of Dwelling Units [ 001 


‘Total Dwelling Units au 


Number of Bedrooms 


‘Total Bedrooms 


Пата sro. 


ET ај i леза 76488800 


325001 


36172200 


TDC TOTALS —— ——— 38960200) 
2 2 9 3 10 8 1 3 

8 3 8 3 ΠΩ 5 з 
645994 645559 834,174 635976 615502 766656 
1443 1442 1915 1460 14.13 1760 
я n 3 191 14 66 

128 я 216 15 зэ 610 312 

128 198 x зм 318 138 

72 6 30 “ 66 

9 3 10 2 E] 

2% 102 567 в 1458 12% 612 

51 72 3 191 144 66 

256 102 432 30 1786 1220 624 
зи 594 108 1,002 954 m 
288 x 120 38 264 

4 15 50 260 150 

- 153 1431 180 349 2906 1518 
1280 408 2371 эз? 6794 5897 3048 


Total Number of Rooms 
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PHYSICAL CHARACTERISTICS 


2.10 


241. 


211 


Family High Rise Projects 


Bullding Type 
Single 
Twin 
Row House 
‘Walk-Up (Apartment) 
Combination 
High Rise 
Construction 
Concrete Block 
Masonry 
Frame 
Brick Veneer 
Wood Windows 
Steel Windows 
‘Aluminium Windows 
Crawl Space 
Basement 
Slab-On-Grade 
Flat Roof. 
Pitch Roof 


Hot Water Supply 
Central 


Project Statistics 
Family High Rise Projects 
SAMPLE DU Sq Footage! 
BR Unt; 2 11 249 
MENTITUM аут ран ШН ΗΕ 
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Family High Rise NJ2-10 Оно E Kretchmer Homes Floor Plans 
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Family High Rise NJ2-11 Arch Thomas J Walsh Homes Floor Plans 
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Family High Rise NJ2-11 Arch Thomas J Walsh Homes Floor Plans 
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Kitchen 
ΒΒ 


Dining Room 
IRR 


Bedroom 5 
ΠΖΧΙΟΊ 


Living Room 
moy 


Bedroom 1 
05:01 


Bedroom 4 
[I 


Bedroom 3 Bedroom 2 
хөл 03x10) 


[Tivos Room] ΕΤΕ BRT [ona [ваз | ona | παπα 


[ower [vo se [зе [us se | тз [ osse | 9657 [ 557 ЛЕГЕ | ne] 


5 Bedroom Unit 


Total Area: 


1470 Sq. Ft. 


Site Plan 
NI2-12: Reverend William Р. Hayes Homes 


= шш нн на на на ни вы на ни ын ыш Xm на нин на на ша Um 


Project Statistics 


Family High Rise NJ2-12 William P Hayes Homes Floor Plans 


1 Bedroom Unit 


h 1 Bedroom Unit 


+ 


- 
4 Bedroom Unit | 
Lobby 


m 


4 Bedroom Uni — | | 
| 

| | 

| 

ын) 


William Р. Hayes Homes 
NJ2-12 
Building 1 ἃ 2 


| 
| 
Ground Floor Plan Key Plan 


Project Statistics 


Family High Rise NJ2-12 William P Hayes Homes Floor Plans 
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Family High Rise NJ2-19 Edward W Scudder Homes Floor Plans 
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HOUSING AUTHORITY 
F THE NO. ARLINGTON 
CITY OF NEWARK 
woe вт sussex ave ---ν 
JERSEY CITY PROJECT LOCATIONS р 


МНА- 399 _ Jon,69 
жі 


э 


No. of Units 
3 rom D.U. 0122 
5 $ room 2.0. 95 


Total Dvelling Units 530 
Number of Rooms 2241 
Density 


Development Cost: 


э 


Hot Water - Central Plant, 011 


Hallways per bldg. : 5.033 


Total Acres: 15.62 
Bldg. Coverage: 2.988 sq. ft. 


Non dedicated streets: L - 


Asphalt tile Floor Finish 
Steel type sash 

Brick Exterior walls 188 
Average No. rooms per DU 3.16 
Average Sq. Ft. per DU (90 
No, D.U. 178 


э 


MO:pg 
5/62 


— = = ЮМ NEN EM NEM NEN шы ыш шш на ни M на на на m шн 


$ 2,724, 634.93 


First Tenant Moved in: ^ 10/23/40 
Е.1.0.Р. : 6/30/41 

12 3 story buildings 

Incinerator Hoppers: Except 4/122 
Fuel: 011 - Grade # 6 


Mgmt. Office incl. lobbies & hallways: 
Maintenance Shop, Stock room etc. : 

Community Bldg. (Aud. Child Care, Ete. : 
Total sq. 


Areas maintained by Project Personnel: 
65,929 за. 


Parking Areas: 9 - га 261 за, ft. 
Playgrounds: Ш = 11,2 
Sidewalks: 89,395 a Ри 


HOUSING AUTHORITY СР THE CITY OF NEWARK 


SETH BOYDEN COURT, NJ 2-1 


Number of Buildings by Type 
12 Three-story Walk-ups ыу 
Area of Site 


15.62 acres 
680,426 Sq. Ft. 


Area covered by Buildings 
130,140 Sq. Ft. 


33.93 No. of Families per acre of site 


BASIC PROJECT DATA 


3 ea. Ent. (TO Entr.) Total: 


1,173 sq. ft. 
1,107 sq. ft. 
3,135 sq. ft. 

т: 22,015. 


251,276 sq. ft. 


ft. 
2 BR 3 BR 
L 1/2 5 1/2 
86 706 
257 95 


BASIC PROJECT DATA cont. 


Seth Boyden Court NJ 2-1 


Allowances and use of Utilities: 


Allowance per DU Use Estimated Project Use 
Electricity 576,Ш5 KWH Lights,Refrig. 71,705 KWH 
Gas 9,311,179 CF Cooking 


USE OF ELECTRICITY - 3 year average, 1955, 56, 57 


Water: 5,445,833 CF 
Electricity: іа 952 КЫН 
: 7,005,600 СР 


Heating Fuel: 22,207 Gal 
Fuel Oil Grade #6 


TAXES LEVIED BY THE CITY OF NEWARK ON LAND AND BUILDINGS 


Taxes Levied 8,316.00 
Pilot - 1957 21,370.76 
Pilot - 1958 22,779.10 


Page 2 
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ESTIMATED SQ. FT. OF HEATED FLOOR AREA FER PROJECT 
ESTIMATED CU, FT. CF HEATING BUILDING AREA 


Seth Boyden Court, NJ 2-1 


The sq. ft. and cubic ft. of area does not include the basements. 
Totals in sq. ft. and cu. ft. is the actual heated area. 

Column No. l indicates the buildings. 

Columu No. 2 indicates the sq. ft. of area per floor, (inside wall 
to wall dimens: 

Column Νο. 3 indicates the sq. ft. of actual heated area per 
building. 

Column No. h indicates the cubic feet per floor. 

Column Но. 5 indicates the cubic feet per building. 


1 Building Sq. Ft. Sq. Ft. Floor 
No. Per Floor Area Per Bldg. 
I 1 8,225 24,975 
2 8,300 24,900 
3 8,300 24,900 | 
ЦА 4 11,125 33,375 | 
5 11,125 33,375 
6 9,400 28,200 
1 1 11,600 38,800 
8 11,600 38,800 
9 11,600 34,800 
1 10 4,225 12,675 
п 9,325 27,975 
12 8,775 26,325 
I Building Cu. Ft. Cu. Ft. Floor 
No. Per Floor Per Bldg. 
I 1 70,762 212,286 
2 10,550 211,650 
3 10,550 211,650 
| % 94,562 283,686 
5 98,562 283,686 
6 19,990 239,700 
{ 1 98,600 295,800 
8 98,600 295,800 
9 98,600 295,800 
1 10 35,912 101,136 
u 79,262 231,166 
12 18,581 223,161 
Ю TOTAL HEATED AREA Sq. Ft. Floor Ares Per Bldg. 341,100 
Cu, Ft. Per Bldg. 2,899, 311. 
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SETH BOYDEN COURT, NJ 2-1 


1. General $ 1,478,624.71 
2. Plumbing 206,418.55 
3. Electric 52,555.66 
4.  Eeating 140,615.55 
5. Landscaping 41,859.20 
6. Roadways 58,091.86 
7. Metal & Structure 47,811.70 
8. Refrigeration 32,978.07 
9. Ranges 15,971.50 
10. Shades 3,862.11 
11. Maint. Equip. 2,872.00 
12. Recreation Equip. 6,112.33 
13. Miscellaneous Work 40,160.71 
24. Demolition 2,846.91 
Land Purchase 351,382.00 

Misc. Acq. Cost 5,454.97 

15. Architectural Engineer 112,922.59 


16. Floor Covering 


Total Construction 
leaving out No. ll, 
14 anà 15 


58% 


| 


$ 2,598, 042.72 


Cost 
12, 
$ 2,16, 449.53 
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SETH BOYDEN COURT NJ 2-1 


SIZES CF WINDOW OPENINGS (METAL WINDOWS, JAMES / HEADS) 


Living Room: 
Kitchen: 
Bedroom: 


Bathroom: 


та 1/8" х 


503" 


5% 1/8 x 50%" 
36 ¢" х 38 4" 
17 3/4" X 38 +" (ribbed glass) 


SHADE SIZES (BRACKETS ОП OUTS IDE) 


Tip to Tip 
Roller 
Cloth Width 
Cloth Length 


Living Room 
ть" 
13" 
тг" 
60" 


Kitchen 
256" 
55 3/8" 
55" 
бо" 


Вейгосп 
38" 
зт" 
зт" 
бо" 


та mm = um s 
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HOUSING AUTHORITY OF THE CITY OF NEWARK 


PENNINGTON COURT NJ 2-2 


Νο. of Units Number of Buildings by Type 


3 room D, U. 27 lı Three-story walk-up brick bldgs. 
3 š гооп D. U. 60 7 up brick Раца 
lı $ room 0.0. 120 Area š Site 

5 Í room D.U. 29 L. $a 


198 261. Ó sq. ft. 
Total Dwg.Units 236 
= Area covered by Buildings 

Чо, of Rooms 990 57,105 sq. ft. 


Density 51.86 No. of Families per acre of site 


Development Cost: $ 1,268,945.98 
First Tenant Moved in: 2/24/40 
Ε.1.0.Ρ. : 6/30/40 


Ц Bldgs. - 3 Stories 

No. Units: 236 

Incinerator Hoppers: 2h per bldg. 
Incinerators: 8 per bldg. 
Fuel: 031 - Grade #6 
Hot Water - Central Plant, 011 


Маш. Office incl. lobbies & hallways: 60h sq. ft. 


Maintenance Shop, stock room etc. : 1330 sq. ft. 

Community Bldg. ( Aud.,child care, etc.) 3h29 sq. ft. 

Hallways per bldg.: 7.375 Total sq. ft. : 10,064 

Total Acres: 5.55 ! 


Building Coverage: 1.31 
Areas Maintained by Project Personnel: 61,359 sq. ft. 
Parking Areas: - 3- 18,712 sq. ft. 


Asphalt tile Floor Finish 
Steel type sash 


Brick Exterior walls 1 ва 3 ВЕ 
Average No. Rooms рег DU 3.31 53 
Average Sq. Ft. per DU 190 τού 
Νο. D.U. 29 
MO:pg 
5/62 


BASIC PROJECT DATA ` (cont.) 


PENNINGTON COURT МЈ 2-2 


Allowances and use of Utilities: 


Allowance per DU Use Estimated Fro, 


Electricity: 256,727 КН Lights, Refrig. 13,935 
Gas: 1,176,216 СЕ Cooking 


152 


ELeCTRICITY - 3 year average, 1955, 56, 57 


Water: 

Electricity: 50,160 

баз: 1,625,266 
Heating Fuel: 188,395 Gal. 


Fuel 011 Grade # 6 


TAXES LEVIED BY THE CITY OF NZVARK ON LAND AND BUILDINGS 


Taxes Levied 6,569.00 
Pilot 1957 8,393.30 
Pilot 1958 8,6149 
Page 2 
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PENNINGTON COURT NJ 2-2 


э 


ESTIMATED SQ. РТ. OF HEATED FLOOR AREA PER PROJECT 
ESTIMATED CU. FT. OF HEATED BUILDING AREA 


The sq. ft. and cubic ft. of area доев not include the basements. 

Totals in sq. ft. and cu. ft. is the actual heated area. 

Column No. 1 indicates the buildings. 

Colum No. 2 indicates the sq. ft. of area per floor, (inside vall to vall 
mension. 

Column No. 3 indicates the 64. ft. of actual heated area per building. 

Column No. 8 indicates the cubic feet per floor. 

Column No. 5 indicates the cubic feet per building. 


Xm ма пи нн шш ми μα ми ма ин шн Em 


Building Sq. Fe. Sq. Ft. 
No. pér floor Floor Агев 
Per Bldg. 
. 1 13,250 39,750 
2 13,250 39,150 
е 3 13,250 39,750 
k 13,250 39,750 
Building Cu. Ft. Cu. Ft. 
lo Per 
Floor Bldg. 
1 1 112,625 337,875 
2 112,625 337,875 
3 112,625 331,815 
1 k 112,625 337,815 
Total Heated Area Sq. Ft. Floor Area Per Bldg. 159,000 
Total Heated Area Cu.Ft. Per Bldg. 1,351,500 


9 


Раде 3 


mm ма ви um за 


Э 


э 
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15. 


PENNINGTON COURT NJ 2-2 


General 
Plumbing 

Electric 

Heating 
Landscaping 
Roadways 

Metal & Structure 
Refrigeration 
Ranges 

Shades 

Maint. Equip. 
Recreation Equip. 
Miscellaneous Work 
Demolition 

Land Purchase 
Misc. Acq. Cost 


Arch. Engineer 


Total Construction Cost 


Leaving out No. 11, 12, 


14 and 15 


D 


55,301.19 


$ 698,734.57 
91,593.32 
28,350.13 
58,175.96 
17,259.86 

-0- 

-0- 
14,443.29 
6,280.50 
1,532.69 
2,234.11 
3,462.46 
23,111.96 
512.08 
180,479.85 
11,201.71 


$ 196,786.68 


$ 955,515.08 
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PENNINGTON COURT NJ 2-2 


SIZES OF WINDOW OPENINGS (METAL WINDOWS, JAMBS 4 HEADS) 


Living Room: та 1/8" x sok" 
Kitchen end Bedroom: 54 1/8" X sok" 
Kitchen and Bedroom: 36 1/8" x 38" 
Bathroom: 18" X 38" (ribbed glass) 


SEADE SIZES (BRACKETS ON OUTSIDE - Two types) 


Living Room Kitchen & Bedrm. Kitchen 
Tip to tip ть" 56" 36 3/4" 
Roller 73" 55 3/8" 36" 
Cloth Width Т2" 55" 358 
Cloth Length 60" 60" 60" 
Page 5 
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DAWSON STREET 


STREET 
STREET 


PENNINGTON 


өз тает NUMBERS 
ж вло ENTRANCE 
ον 


HOUSING AUTHORITY OF THE CITY OF NEWARK 
PACIFIC STREET 57 SUSSEX AVENUE 
PENNINGTON COURT 

2⁄4 SOUTH STREET 


` ' STREET ADRESSES-PROJECT Њу 2-2 
№ 


5 


ша нин μα шш NM μαι на иш шш m 


- 
э 
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OF NEWARK 


BAXTER TERRACE NJ 2-5 


И No. of Unite Number of Buildings tv Type 
3 room D. J. 21 Three-story walk-up trick bldgs 
33 room D. U. 
$ $ τοσα D.U. Area of Site 


12.67 acres 
551,905.2 54. Ft. 


Area Covered by Puildings 
113,593 Sq. Ft. 


Total Dwelling Units 
Number of Rooms 


Density 48.38 No. of Temilics per acre of site 
(* of which 35 units are being used fcr Central Ofrice force) 


EASIC FROJECT DATA 


Development Cost: $ 155,191.96 
First Tenant Moved In: 5/20/81 
E. 1. 0. Pi: 12/31/41 


-3- story tuildings 
Incinerator Hoppers Per Bldg. 


12, incinerators рег blag. b Total: 81 


Hot Water - Cen d 
Mgmt. Office incl. lobbies and hallways: 
Maintenance Shop, Stock room etc 
Community Building (Aud. Child 
Hallways per bldg. : l Total sq. 


Building Coverage: 3.296 
Areas maintained by Project Personnel: 261,651 sq. ft. 


Non dedicated streets: - 4,950 sq. ft. , 
Parking Areas: 56,185 sq. ft. -9 

Playgrounds: | 10 - 49,345 sq. ft. 

Sidewalks: 48,522 sq. ft. 


Asphalt tile floor finish 
Steel type sash 


Brick Exterior Wells 1 BR 2 BR уза 
Average No. rooms per D.U. 3 ub p 
Average sq. ft. per D.U. 490 685 195 
No. D. U. 153 319 ш 
МО:рв 
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JAMES М. BAXTER TERRACE 


о 


BASIC PROJECT DATA (сопб.) 


Allovances and use of Utilities: 


Allovance per D. U. Use Estimated Prcj.Use 
Electricity 665,903 КЫН Lights, Refrig. 82,833 
Ges 832,406 CF Cooking - 


USE OF шини - 3 year average, 1955, 56, 57 


Water: 6,931,166 P 
Electricity: 1,030,566 
Саз: 13, "e ЕЯ Ка 
Heating Fuel: 160,802 Gal. 


Fuel 011 Grade 46 


а н ми ми EN 
э 


TAXES LEVIED BY THE CITY OF NEWARK ON LAND AND BUILDINGS 


Taxes Levied 35,034.00 
Pilot - 1957 24,142.35 
Pilot - 1958 26,867.83 
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ESTIMATED SQ. РТ. OF HEATED FLOOR AREA PER PROJECT 
ESTIMATED CU. РТ. OF HEATED BUILDING AREA 


James M. Baxter Terrace, NJ 2-5 


The ва. ft. and cubic ft. of area does not include the basements. 
Totals in sq. ft. and cu. ft. 18 the actual heated area. 

Column No. 1 indicates the buildings. 

Column No. 2 indicates the sq. ft. of area per floor, (inside 
ТЕ wall to wall dimension. 

Colum No. 3 indicates the sq. ft. of actual heated area per building. 
Column No. 8 indicates the cubic feet per floor. 

Colum No. 5 indicates the cubic feet per building. 


Building Sq. Ft. Sq. Ft. 

No. Рег Floor Area 

Floor Per Bldg. 
1 6,350 19,050 
2 6,650 19,950 
3 3,350 10,050 
k 3,350 10,050 
5 5,125 17,175 
6 5,725 17,175 
7 7,230 21,690 
8 4,750 15,250 
9 4,750 15,250 
10 5,700 17,100 
п 6,475 19,425 
12 6,675 20,025 
13 5,615 17,025 
НО 6,150 18,150 
15 6,750 20,250 
16 8,425 25,275 
17 6,025 18,075 
18 5,900 17,700 
19 6,850 20,550 
20 6,850 20,550 
21 8,450 25,350 

Page 3 
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HOUSING AUTHORITY ОР THE CITY OF NEWARK 


HOUSING AUTHORITY ЭР ІНЕ CITY OP ΝΒΑ. 


Жо. of Unite Number of Buildings ty Type 
3 , room D. У. 183 21 Three-story walk-up brick 51845 
4 $ room D. U. 219 Т E 
5 Í τοσα D.U. ш Area of Site 
3 12.67 acres 
р 

Total Dwelling Units 53 * 551,905.2 Sq. Ft. 
Number of Rooms 2595 

Aree Covered by Puildings 

143,593 Sq. Ft. 
Density 18.38 No. of Tamilics per acre of site 


(+ of which 35 units are being used fcr Central Office force) 


BASIC PROJECT DATA 


Development Cost: $ 755,791.96 
First Tenant Moved In: 5/20/41 
ЕН 1. 0. Pit 12/31/41 
21 -3- story buildings 
Incinerator Hoppers Per Bldg.: 12, incinerators per bldg. № Toral: 81 
: Oil - Grade 
Hot Water - Central Plant, 
Mgmt. Office incl. добив and тазаа; М 1826 sq. ft. 


Hallvays per bläg. : 
Total Acres: 12.67 
Building Coverage: 3.296 
Areas maintained by Project Personnel: 261,651 sq. ft. 
Non dedicated streets: - 4,950 sq. ft. 

9 


Asphalt tile floor finish 
Steel type sasi 


Brick Exterior IM 1 BR 2 88 358 
Average No. rooms рег D.U. 3 ы 5 
Average sq. ft. per D.U. 490 686 105 
No. D. U. 183 319 ni 
МО:рв 
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ESTIMATED SQ. ЕТ. OF HEATED FLOOR AREA 
с ESTIMATED С). РТ. OF HEATED BUILDING AREA 


James M. Baxter Terrace, NJ 2-5 


Butlding cu. Ft. Cu. Ft. 
No. per per 
floor Bldg. 


53,975 161,925 
55,525 169,515 


20 58,225 174,675 
21 71,825 215,475 


TOTAL HEATED AREA Sq. Ft. Floor Area Per. Bldg. 383,415 
" " " Cu, Ft. Per Bldg. 3,256,017 
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JAMES M. BAXTER TERRACE, N.J. 2-5 


1. General $ 
2. Plumbing 
3. Electric 
m Heating 
5. Landscaping 
6. Roadways 
1. Metal &rdiStructure 
8. : Refrigeration 
9. Вапдез 
10. Shades 
n. Maint. Equip. 
12. Recreation Equip. 
13. Miscellaneous 
1k. Demolition 
Land Purchase 


Misc. Acq. Cost 


15. Arch. Engineer 
16. Floor Covering 
$ 
Total Construction Cost 
Leaving out No. 11, 12, 
14 and 15 $ 
Page 5 


1,719,121.51 
264,477.77 
60,112.63 
124,089.74. 
29,669.93 
-0- 
55,363.15 
36,911.58 
16,271.00 
1,351.67 
4,635.05" 
3,274.82 
45,763.12 
42,796.07 
910,629.08 
69,729.38 
121,698.36 


25,665.75 


3,564, 632.81 


JAMES M. BAXTER TERRACE, NJ 2-5 


SIZES OF WINDOW OPENINGS ( METAL WINDOWS, JAMBS / HEADS) 


Living Room: 72 1/8" x 505" 

Kitchen & Bedroom: 5% 1/8" х 50$" 

Вейгоош & Кїїсһеп: 36" x 38" 

Bathroom: 18" X 381" (hammered glass) 


SHADE SIZES (BRACKETS ON OUTSIDE) 


- m ма ми ми ма др = "m 


Kitchen & Bedroom & 

Living Room Bedroon Kitchen - : 
Tip to tip: т" 56" 38" 
Roller: тз" 55 3/8" те 
Cloth Width: Te" 55" зт" 
Cloth Length: 60" 60" бо" 


Poge 6 
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Р THE CITY ОР NEWARK 


HOUSING AUTHORITY 


STEPHEN CRANE VILLAGE 


N.J. 2-6 
.. - 
^. 
No. of Units Number of Buildings by Type 
3 , rom D. U. 68 21 Buildings, 2-story row houses. 
3 $ room D. U. 68 нэ 7 
3 $ room D. U. 147 Area of Site 
5 $ room D. U. = 14.26 acres 
Total Dwelling Units z 621,165.6 Sq. Ft. 
Number of Rooms 19 EI τν Blégs. 
Density 24.82 No. of Families per acre of site u Sq. Fe. 
BASIC PROJECT DATA 
Development Cost: $ 1,019,551.99 
First Tenant Moved in: 10/23/40 
E. I. 0. 6/30/42 


27 -2 story buildings 
Fuel: Oil - Grade 

Hot Water - Central Plant, Oil 

Management Offices incl. lobbies & hallvays: 782 sq. ft. 
Maintenance Shop, stock room etc.: 58% sq. ft. 
Community Bldg. (ша. 2и Саге, etc. ) 1366 ва. ft. 

- individual entrances 


Building Coverage: 3.152 
Acreas maintained by Project Personnels. 316,624 sq. ft. 
‚310 Ы 


Non Dedicated streets: 


Parking Areas: 12 - 26,198 sq. ft. 
4 - 20,814 sq. ft. 
: 55,818 ва. ft. 
Wood floor finish 
Wood type sash 
Brick Exterior valls іш 28 3 3 
Average No. rooms per D.U. 3.25 ы EA 
Average sq. ft. per D. U. 512 723 
No. D. U. 136 147 n 


Sq. ft. coverage of Adm. Offices and Boiler Room Bldg: 
3612 Sq. Ft. 


МО:рє 
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BASIC PROJECT DATA (contd.) 


STEPHEN CRANE VILLAGE N.J. 2-6 


Allowances anà Use of Utilities: 


Allowance per D. U. Use Estimated Proj. Use 
Electricity: | 384,032 Lights, Refrig. 47,770 қын 
Gas 6,247,147 CF Cooking 


Use of Electricity - 3 year average, 1955, 56, 57 
Water: 3,818,666 CF 

Electricity: 188,115 

Gas: 1,161,533 СР 

Heating Fuel: 306,375 Gal. 

Fuel Oil Grade: #6 


TAXES LEVIED BY THE CITY OF NEWARK ON LAND AND BUILDINGS 


Taxes Levied 882.00 

Pilot 1957 15,256.57 

Pilot 1958 16,675.83 
Page 2 


STEPHEN CRANE VILLAGE NJ 2-6 


ESTIMATED 54. РТ. OF HEATED FLOOR AREA PER PROJECT 
ESTIMATED CU. FT. OF HEATED BUILDING AREA 


The sq. ft. and cu. ft. of area does not include the basements. 

Totals in sq. ft. and cu. ft. is the actual heated area. 

Column No. 1 indicates the buildings. 

Column No. 2 indicates the sq. ft. of area per floor, (inside wall to wall 
dimension. ) 

Column No. 3 indicates the sq. ft. of actual heated area per building. 

Column No. 4 indicates the cubic feet per floor. 

Column No. 5 indicates the cubic feet per building. 


! 
! 
r 
! 
! 
! 
! 
I 
I 


Building Sq.-Ft. Sq. Ft. 

No. per Floor Ares 
Floor Per Bldg. 

1 5,125 10,250 

2 4, 743, 9,586 

. 3 5,200 10,400 

h 5,200 10,400 

5 5,200 10,400 

6 5,175 10,350 

7 5,175 10,320 

8 3,350 6,100 

9 4,725 9,450 

10 5,175 10,350 
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ІС Stephen Crane Village, NJ 2-6 
! А 
ESTIMATED SQ. FT. OF HEATED FLOOR AREA 
1 ESTIMATED CU. ЕТ. OF HEATED BUILDING AREA 
* 
Building Cu. Ft. Cu. Ft. 
1 но. Рег Рег 
Floor Bldg. 
I 1 42,562 87,12% 
2 10,315 80,630 
3 44,200 68,800 
% 1,200 А 
I 5 44,200 88, 400 
6 43,987 87,978 
7 43.098 87,974 
I 8 28,475 56,950 
9 40,165 80, 330 
10 43,987 87,974 
1 ш 13,287 87,97% 
е 12 43,987 87,915 
13 14,200 88, 400 
αἱ 43,526 87,052 
I 15 43, 526 67,052 
16 40,165 80, 330 
17 13,987 87,974 
| 18 33.987 87,974 
19 43,987 87,974 
20 40,165 80, 330 
| 21 40,165 80,330 
22 28,475 56,950 
23 43,987 87,974 
ak 40,165 80, 330 
1 25 26,137 52,274 
26 26.137 52,278 
27 43,987 T 97» 
1 Admin. Bldg. 21,658 
1 TOTAL HEATED AREA Sq. Ft. Floor Area Per Bldg. 259,560 
" " " Cu. Ft. Per Bldg. 2,216,954 
Io ο 
МО:рє 
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STEPHEN CRANE VILLAGE, NJ 2-6 


1. General 

2. Plumbing 

3. Electric 

в. Heating 

5. Landscaping 

6. Roadways 

T. Metal & Structure 

8. Refrigeration 

9. Ranges 
10. Shades 
и. Maint. Equip. 
12. Recreation Equip. 
13. Miscellaneous Work 
24. Demolition 

Land Purchase 


Misc. Acq. Cost 


15. Arch. Engineer 


* Total Construction Cost 
Leaving out Nos. 11, 12 
1b and 15 
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$ 917,881.69 


171,905.91 
40,686.67 
112,863.22 
31,197.19 
5,910.36 
17,055.40 
21,369.35 
9,407.50 
2,201.35 
2,121.34 
5,078.99 
42,503.73 
+35 
131,338.78 
4,742.2 
85,798.86 
$ 2,601,747.80 


$ 1,372,667 .37 


STEPHEN CRANE VILLAGE NJ 2-6 


SIZES OF WINDOW OPENINGS (WOOD WINDOWS 
Living Room: 27 1/8" x 38" 


Bedroom & Kitchen: 331/8 X 49" 


Bathroom: 16" X 36" (ribbed glass) 


SHADE SIZES (BRACKETS ОН OUTSIDE) 


Bedroom & Kitchea Living Room 
Tip to tip 36" 29%" 
End to End 358" 28 3/4" 
Cloth Width зь 3/4" 28" 
Cloth Length 5%" 54" 

Page 6 
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PUBLIC HOUSING ADMINISTRATION HOUSING PROJECT “М.Ј. 2-16 
HOUSING AND HOME FINANCE AGENCY NEWARK, NEW JERSEY 


HOUSING AUTHORITY OF THE CITY OF DATE: FROM To 
NEWARK 


ACCOMPANING PROJECT PHOTO NO'S. 


STEPHEN CRANE VILLAGE 


LEGEND FOR CONSTRUCTION 
OUTLINED-IN PROGRESS 
FILLED IN SOLID -SAME COLOR-F IN, 


EXCAV. & FOUNDATION BLACK 
WALLS & FLOOR. ORANGE 
MISC.WORK PREVIOUS 

TO PLASTERING GREEN 
PLASTERING BLUE 
MISC.WORK AF TER 

PLAS TERING BROWN 
PUNCH LIST ITEMS RED 


LEGEND FOR LANDSCAPING 
OUTLINED IN PROGRESS 
HATCHED -SAME COLOR -FINISHED 
PLANT ING -TREES & SHRUBS 
YELLOW 
LAWN WORK PURPLE 


PARKING 


FAVA & SAUNDERS 
ARCHITECTS 


co 
9-2 єн 123г084-535538004 133815 
VIVA 3ΝΝΜΟ нэназ15 | 
З9ҰТЛІЛ амучо N3Hd31S 
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HOUSING AUTHORITY OF THE CITY OF NEWARK 


JOHN Ч. HYATT COURT, NJ 2-7 


- 
No. of Units Number of Buildings by Type 
2° 12 Three-story walk-up brick bldgs. 
5% Area of Site 


132 9.75 acres 


6 i room D.U. 15. 
Total Dug. Units _%02 
Number of Rooms 1746 


Density 41.23 No. of Families per acre of site. 


BASIC PROJECT DATA 


Development Cost: $ 2,201,287.15 
First Tenant Moved in: 3/1/42 
E.I.0.P.: 6/30/42. 


12 - 3 story buildings 


Incinerators per bldg. - 9 bldgs. 3 each, 3 blágs. 1 each 
rade 


Fuel: 041 - 

Hot Water - Central Plant, 

Mgmt. Office incl. lobbies къ hallways: 840 Sq. ft. 
Maintenance Shop, stock room etc.: 1,058 sq. ft. 


Basements per bldg: 1.25 Total sq. ft.: 
Total Acres: 2: 15 
Building Coverage: 


1.913 
Areas maintaniaed by Pr Project Personnel: 155,403 sq. ft. 


Parking Areas: 40,189 sq. ft. 
Playgrounds : 10 - 66,809 sq. ft. 
Sidewalks: 63,455 sq. ft. 
Asphalt tile floor finish 
Steel type 8 

Brick Exterior walls: іш 
Average Но. rooms рег D.U. 3.095 k. 
Average No. sq. ft. per D.U. 365 

No. D.U. ш 
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90 424,710 Sq. Ft. 


5,235 
16,039.50 


Area covered by Buildings 
83,340 Sq. Ft 


BR 4 BR 
ΕΗ 6} 
122 9 
90 15 
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зони W. HYATT COURT 
NJ. 2-7 


BASIC PROJECT DATA (contà. ) 


Allovences and use of utilities: 
Allowance per D.U, Use Estimated Proj. Use 
Electricity: 437,230 КЫН Lights ,Refrig- 54, 387 
Gas: 7,112,534 CF cooking 
vss oF ELECTRICITY - 3 veer average, 1955, 56, 51 
Water: 3,836,500 СЕ 
Electricity? 930,880 KWH 
Gas: 5,959,600 CF 
Heating Fuel: 317,051 Gal. 
Fuel Oil Grade 
шла ра ыг τα ошт SEWN ο AD AD ДИНА 
Taxes levied 15,223.00 
Pilot 195T 16,599.22 
Pilot 1958 18,903.52 
Page 2 
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JOHN W. HYATT COURT NJ 2-7 


ESTIMATED SQ. FT. OF HEATED FLOOR AREA РЕА PROJECT 
хата οἱ. ΤΣ. OP BAND SUEDE АША —— 


and cubic ft. of ares does not include the ΠΠ 


The sq. Εἴ. 
Totals in sq. ft. and οὐ. ft. is the actual heated агев. 
Column Мо. 1 indicates the buildings. 
f area per floor, (inside wall to wall 


Column No. 2 indicates the 84“ ft. οἱ 
dimension.) 

Column No. 3 indicates the "E г. of actual heated ares рег vuilding. 

Column No. h indicates the Cubic ft. per floor. 


Column No. 5 indicates the cu, ft. per building. 


Building за. Ft. Sq. Ft. 
No. Per Floor Aree 
Floor Per Blég- 
1 1,959 23,850 
2 5,000 15,000 
3 8,200 25,600 
% 7,350 22,050 
5 5,47: 16,425 
6 5,475 16,862 
1 1,015 21,225 
8 4,350 13,050 
9 4,350 13,050 
10 9,115 29,325 
11 8,600 25,800 
12 12,000 36,000 
Building cu. Ft. cu. Ft. 
No. __ рег Floor рег. Floor 
1 61,515 202,725 
2 42,500 
3 69,700 
k 62,475 
5 16,531 
6 46,537 
1 60,137 
8 36,915 
9 36,912 
10 83,087 
u 13,100 
12 102,000 
ог Area Рег 5148. $ 


TOTAL HEATED AREA Sq. Ft. Flo 
" " w Cu. Ft. Per. Bldg. 


MO:PE 
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JOHN W. EYATT COURT, NJ 2-7 


1. General $ 
2. Plumbing 
3. Electric 
h. Heating 
5. Landscaping 
6. Roadways 
1. Metal & Structure 
8. Refrigeration 
9. Renges 
10. Shades 
n. Maint. Equip. 
12. Recreation Equip. 
13. Miscellaneous Worl 
ш. Demolition 
Land Purchase 


Misc. Аса. Cost 


15. Arch. Engineer 


Total Construction Cost 
Leaving out Nos. 11, 12 


14 and 15 


MO:PE 
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5 


1,132,843 68 
152,481.98 
54,436.12 
106,000.42 
-0- 
-0- 

25,639.81 
32,154.18 
12,493.00 
4,602.64 
2,905-13 
3,191.67 
50,580.53 
5,916.36 
363,562.18 
22,704.75 


64,228.55 
— T 


11.56 ,2,013 
سے 


1, 572,232.32 
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JOHN W. ЕҮАТТ COURT, NJ 2-7 


SIZES OF WINDOW OPENINGS (METAL WINDOWS, JAMBS + HEADS) 
Living Room: 6%" X 50k" 
Kitchen: s" x 5%" 


Kitchen and Bedroom: 36 1/8" x 38" 


22 1/8" X 38" 


Kitchen: 
Bathroom: 22} X 38" (ribbed glass) 
SHADE SIZES (BRACKETS ON OUTSIDE) 
Living Room Kitchen Kitchen 
& 
Bedroom 
Tip to tip ni 38" 568" 
Roller το 3/4" 311" 55 3/8 
Cloth Width то" 31" 55" 
Cloth Length 60" 60" 60" 
Page 5 
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Kitchen 


2" 
23 3/6" 
23" 
60" 
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HORATIO. STREET 


4 
19 STREET NUMBERS HOUSING AUTHORITY OF THE „ТУ OF NEWARK 
х p JOHN W HYATT COURT 
@ в.0о мимвєя M HAWKINS COURT 


PROJECT NJ 2-7 STREET ADDRESSES 


HOUSING AUTHORITY OF. THE CITY OF NEWARK 


FELIX FULD COURT, NJ 2-8 
74 No. of Units Number of Buildings by Type 
3 room D. U. 36 8 Three-story brick walk-ups 
. 6 
аи 0% azea of Site 
b $ τοσα D. U. 120 6.73 acre 
5 Š room D. U. 12 293,158. y Sq. Ft. 
Total Dwg. Units 300 Area covered by Buildings 
6,171 Sq. Ft. 


Number of Rooms 131% 


Density 44.57 No. of Families per acre of site 


BASIC PROJECT DATA 


Development Cost: $ 1 οἱ 635.52 
First Tenant Moved in: 1220/41 
Е.Т.О.Р 5/30/42 


87:13 story butldings 
Incinerator Per Building: 2 Total: 16 
Fuel: Oil - Grade 


Hot Water - Central Plant, 011 

Ment. Office incl. lobbies & hallvays: 532 8 

Maintenance Shop, stock room etc.: 1,249 sq. e 
Community Building (Aud. chilà care, etc.): 5,047 sq. ft. 
Hallways per bldg.: 5 Total sq. fi. 12,580 

Laundry Rooms: D 
Total Acres: 6.3 

Building Coverage 3. 749 acres 

Areas maintained by Project Personnel: 87,421 sq. ft. 

4 - 24, . ft. 


‚560 

53,11% sq. rt. 
Asphalt tile floor finish 
Steel type sash 
Brick Exterior walls із 2 BR 3 38 
Average No. rooms рег D.U. 3.24 71.38 E 
Average No. sq. ft. рег D.U. 190 666 706 
No. D. U. 72 156 та 


w 


МО: 
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Felix Fuld Court NJ 2-8 


BASIC PROJECT DATA (contd. ) 


Allowances and use of Utiliti 


Allowance per D.U. Use Estimated Proj. Use 
Electricity: 326,335 KWH Lights ,Refrig. 1,593 
Gas: 5,308, 568. Cooking 


USE OF ELECTRICITY - 3 year average, 1955, 56, 57 
Water: 3,893, СР 
Electricity: 665,390 КЫН 
Gas: 800 СР 


Heating Fuel: ^ 256,165 Gal. 
Fuel 011 Grade 


TAXES LEVIED BY THE CITY OF NEWARK ON LAND AND BUILDINGS 


Taxes Levied 10,620.00 
Pilot 1957 9,111.59 
Pilot 1958 10,954.95 
Page 2 
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FELIX FULD COURT, NJ 2-8 


ESTIMATED SQ. РТ. СЕ HEATED FLOOR AREA PER PROJECT 
ESTIMATED CU. ЕТ. OF HEATED BUILDING AREA 


The sq. ft. and cubic ft. of area does not include the basements. 

Totals in sq. ft. and cu. ft. is the actual heated area. 

Column No. 1 indicates the buildings. 

Column No. 2 indicates the sq. ft. of area per floor, (inside wall to wall 
dimension. ) 

Column Но. 3 indicates the sq. ft. of actual heated area per building. 

Column No. 4 indicates the cubic ft. per floor. 

Column No. 5 indicates the cubic feet per building. 


Building Sq. Ft. Sq. Ft. Floor 
No. Per Floor Area Per Bldg. 
1 10,550 31,350 
г 1,115 23,325 
3 т.т: 23,325 
% 13, 39,055 
5 10,450 31,350 
6 1,115 23,325 
1 7,715 23,325 
8 13,002 39,006 
Building Cu. Ft. Cu. Ft. 
No. Per Floor Per Bldg. 
1 28,825 266,475 
2 66,087 198,261 
3 66,087 198,261 
k 110,517 331,551 
5 88,825 266,475 
6 66,087 198,261 
1 66,08 198,261 
8 110,517 331,551 
ТОТА, HEATED AREA Sq. ft. Floor Area Per Bldg. 235,012 
Cu. Ft. Per Bldg. 1,989, 096 
Раде 3 
МО:рв 
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FELIX FULD COURT, NJ 2-8 


General $ 
Plumbing 
Electric 

Heating 
Landscaping 
Roadways 

Metal & Structure 
Refrigeration 
Ranges 

Shades 

Maint. Equip. 
Recreation Equip. 
Miscellaneous Work 
Demolition 

Land Purchase 
Misc. Acq. Cost 
Arch. Engineer 


Floor Covering 


955,274 U6 
115,151.85 
31,206.70 
71,506.17 

-ο- 

-ο- 
22,851.39 
24,170.30 
9,331.00 
3,0557 
2,259.05 
2,188.85 
35,652.65 
12,312.5% 
370,319.24 
22,423.89 
67,044.30 


-0- 


Painting & Decorating 14,445.39 


$ 


1,765, 787.85, 


Total Construction Cost 


Leaving out Nos. 11, 12 


14 and 15 


$ 1,289,239.98 


Page 4 
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FELIX FULD COURT NJ 2-8 


I SIZES OF WINDOW OPENINGS (METAL WINDOWS, JAMES / HEADS) 
I Living Room & Kitchen: 72 1/8" X 50" 
1 Living Room & Kitchen: 54 1/6" X 50%" 
Bedroom & Kitchen: 36 1/8" x 50" 
1 Kitchen: ip 7/8" x 39 
1 Bathroom: 17 7/8 x 38" 
1 SHADE SIZES (BRACKETS ON OUTSIDE) 
| Living Room Living Room Bedroom 
1 Р & Kitchen & Kitchen & Kitchen 
Tip to Tip ть" 56" 38" 
I Roller 73" 55 3/8" ЗА 
1 Cloth Width тг" 55" зт" 
Cloth Length 60" 60" 60" 
I 0 MO:p& 
5/62 Page 5 
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Kitchen 
20 1/8" 
19 3/8" 
18 7/8" 
60" 
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HOUSING AUTHORITY OF THE CITY OF NEWARK 


FRANKLIN D. ROOSEVELT HOMES NJ 2-9 


š: ` 
Number of Buildings by Tyre 


3 room D. U. 100 11 Three-story valk-up brick bldgs. 
3 room D. U. 110 
53 room D. U. -65 Area of Site 

11.55 acres 
Total Dwelling Units 275 503/138 sq. ft. 
Number of Rooms 1152 Area covered by Buildings 
Density 23.8 No. of Families per acre of site РЕН m 


BASIC PROJECT DATA 


First ‘Tenant Moved In: 
.P.: Conveyed Project 

ЕН - 3 story building: 

Incinerators Per mag. 6 Blàg., 2 each - 5 Bldg. 1 each 
Fuel: 011 - Grade 

Hot Water - Central Plant, Oil 

Mgmt. Office Incl. Lobbies & Hallways: 85-8 

Maintenance Shop, stock room, etc.: 1891 

Community Bldg. (Aud.,Child Care, etc.): i: σσ sq. ft. 
Hallways per bldg: -0- 8,806 sq. ft. 

Total Acres: 11.55 

Building Coverage: 1.69 acres 

Areas maintained by Project Personnel: 131,221 sq. ft. 
Non-dedicated street: 1 - 39,896 sq. ft. 

Parking areas: 10 - 17,845 sq. ft. . 
Playgrounds: 10 - гт 200 sq. ft. 

Sidewalks: 47,655 sq. ft. 

Asphalt Tile Floor Finish 

Wood Type Зав 

Brick Exterior Walls 


Development Cost: $1, 587,076.41 
11/1/86 


1 гш 338 
Average no. rooms per DU 3 5 
Average sq. ft. per DU 528 646 169 
No. D.U. 190 110 65 


FRANKLIN D. ROOSEVELT HOMES 
-W 2-9 


Allowances and use of Utilities: 


Electricity 
Gas 


Allowance рег D.U. Use Estimated Proj. Use 
298,620 кин Lights, Refrig. 15,521 KWH 
000 CF Cooking 


USE ОР ELECTRICITY - 3 year average, 1955, 56, 57 


Water: 3,720,500 CF 
Electricity: 07,400 KWH 
Gas: 5,251,600 CF 
Heating Fuel: 225,760 Gal. 


Fuel Oil Grade #6 


TAXES LEVIED BY THE CITY OF NEWARK ON LAND AND BUILDINGS 


Taxes Levied 4,772.00 

Pilot 1957 10,158.18 

Pilot 1958 11,062.16 
Page 2 
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FRANKLIN D. ROOSEVELT HOMES, NJ 2-9 


ESTIMATED SQ. FT. OF HEATED FLOOR AREA 
ESTIMATED CU. FT. OF HEATED BUILDING AREA 


The sq. ft. end cubic ft. of area does not include the basements. 


Totals in sq. ft. and cu. ft. is the actual heated area. 
Column No. l indicates the buildings. 
Column No. 2 indicates the sq. ft. of area per floor, (inside wall to wall 


dimension.) 


Column No. 3 indicates the sq. ft. of actual heated area per building. 


Column No. 4 indicates the 
Column No. 5 indicates the 


cubic ft. per floor. 


cubic ft. per building. 


Building Sq. Ft. Sq. Ft. Floor 
No. Per Floor Area per Bldg, 
1 6,337 19,011 
2 6,337 19,011 
3 4,850 15,550 
4 6,337 19,011 
3 6,337 19,011 
é l4, Tha 14,2 
1 6,337 19,011 
8 6,372 19,116 
9 4,850 18,550 
10 4,742 14,226 
u 7,821 23,463 

Building Cu. Ft. Cu. Tt. 

No. Per Floor Per Building 
1 53,864 161,592 
2 53,664 161,592 
3 41,225 123,675 
4 53,664 161,592 
5 53,86% 161,592 
6 10,307 220,921 
T 53,064 161,592 
8 54,162 162,186 
9 11,225 123.67 
10 50,307 120,921 
гы 66,478 199,434 


TOTAL HEATED AREA SQ. FT. - 


M0:pg 
5/62 


Floor Area Per Bldg. 


- Cu. Ft. Per Bldg. 


Page 3 
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FRANKLIN D. ROOSEVELT HOMES, NJ 2-9 


SITES OF WINDOW OFENINGS (WOOD WINDOWS) 


Living room, bedroom and kitchen: 35b х 52 3/4" 
Bathroom: 23" X l0 3/k" (clear glass) 


SHADE SIZES (BRACKETS ON INSIDE) 


Living Room 

Bedroom & 

Kitchen Bathroom 
Tip to tip: 35" 23" 
End to end: 391" 221" 
Cloth Width 333" 211" 
Cloth Length бо" 4g" 

Page & 
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HOUSING AUTHORIS CITY OF NEWARK 
ялык лини 


FRANKLIN О. ROOSEVELT HOMES 


CHAPEL STREET 


STREET ADDRESSES. 


Nuuter of Buildings by Type 


3 room р. U. 80 4 eight-story buildings 
room D. U. 74 334 1 seven-story buildings 
room р. U. 258 2 three-story buildings 
room D. U. 56 1 Administration Building 
room D. U. 2 

„§ Total Number of Buildings 
Total Dwg. Units 130 Ares or Site 
Average of Occupancy 3029 Er games | 
5, THT sq. ft 
Number of rooms 3581 Area covered by buildi: 
Density 49.1 No. of families per acre of site) 


115,100 sq. ft. 


BASIC Z3OJECT DATA 


Development Cost: $ 10,006,027.92 

First Tenant Moved in: 5/1/53 

Е.1.0.Р.: 12/31/53 

№ - 8 story buildings, 1 - 7 story building, 2 - 3 story bldg. 

1 Administration Bldg. 

Elevator: per blag. - 72721 /d 

Incinerator Hoppers Per өт 16 - 8 story bldg.,14 - 7 story 
bldg! 


лала а m == 


Incinerator: Total 16 
Fuel: 011 - grade j 
Hot Water - Central Plant, Oil 
Community Building ( incl. Mgmt. Office, Maintenance Shop, 
Auditorium and Child Care Center): 6,830 ва. ft. 
Hallways per bldg.: 30 - b in hi-rise 5 in low: 43,313 sq.ft. 
Lobbies per residential building: 2 in hi-rise 
Laundry Rocms 
Total Acres in Project: 14.83 
Building Coverage in Acres: 2.1 
Non dedicated streets: 17,900 sq. ft. 
9 - 139,310 sq. ft. 
Playgrounds: 5 - 129,083 sq. ft. 
: Sidewalks: | 10,253 sq. ft. 
Asphalt tij floor finish 
Steel type sash 
Brick Exterior walls: 1 ВА 2 ВА Зва ΙΒ GER 


е Average No. rooms per DU 35 № ЕЗ 6% 1 
Average No.Sq.Ft.per DU 511 672 867 110 13% 
No. D. U. 80 3% 258 56 
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ОТТО E. KRETCHMER 
Га z NJ 2-10 киз 


Allowances and Use of Utilities: 


Allowance per DU Use Estimated Project Use 
Electricity 836,952 КЫН Lights, чий 363,168 кин 
баз 13,675,200 СР 


Sq. Ft. coverage of Adm. Offices and μμ. Bldg: - 12,298 


USE OF ELECTRICITY - 3 year average, 1955, 56, 57 
Water: 500 СР 
Electricity: 2 91, pr КЕ 
Oas 0,828,933 CF 
Heating һаг 761,557 Gal. 


TAXES LEVIED BY THE CITY OF NEWARK ON LAND AND BUILDINGS 


e `Твуев Levied 14,750.00 
Pilot 1957 26,548.84 
Pilot 1958 28,600.87 


e Page 2 
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OTTO E. KRETCEMER HOMES, NJ 2-10 


ESTIMATED CU, 


ESTIMATED SQ. FT. CF HEATED FLOOR AREA 
ESTIMATED CU. FT. ОР HEATED BUILDING AREA 


The sq. ft. and cubic ft. of area does not include the basements. 

Totals in sq. ft. and cu. ft. is the actual heated area. 

Column No. l indicates the buildings. 

Column No. 2 indicates the sq. ft. of area per floor, (inside wall to 
wall dimension.) 

Column No. 3 indicates the sq. ft. of actual heated area per building. 

Column No. 4 indicates the cubic feet per floor. 

Column No. 5 indicates the cubic feet per building. 


Building Sq. Ft. Sq.Ft. Floor 
Νο. Per Floop Area Per Bldg. 
1 14,693 43,917 
2 12,992 103,936 
3 12,992 103,936 
4 13,181 110,284 
5 12,992 103,936 
6 12,992 103,936 
T 14,693 43,917 
Aànin.Bldg. 55771 
‘BUILDING Cu. Ft. Cu. Ft. 
No. Per Floor Per Building 
1 124,431 373,293 
2 110,932 883, 
3 110,932 883,456 
i 117,138 937,104 
5 110,932 883, s: 
6 110,932 883,456 
T ü 373,293 
Admin. Bldg. 19,001 12,0 
TOTAL HEATED AREA - Sq. Ft. Floor Area Per Bldg. 689, 639 
TOTAL HEATED AREA - Cu. Ft. Per Bldg. 5,266,518 
Pege 3 
MO:PE 


ESTINTD SQ. FT, OF HEATED FLOOR AREA - ESTIMATED CU. FT. OF HEATED BUILDING ares 
ОТТО Б. KRETCHMER HOMES 
2 


ο NJ 2-10 


Ё 
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Sq. Ft. Sq. Ft. Floor 
No. Per Floor Area Per Bldg. 
1 14,693 13,917 
2 12,992 103,936 
3 12,992 103,936 
L 13,181 110,284 
5 12,992 103,936 
1 6 12,992 103,936 
Ї 1 15,693 13,917 
1 Adnin, Building 5,177 
i, = Eu шин 
| 1 124,131 373,293 
2 110,932 883,156 
1 3 120,932 883,156 
h 117,138 931,10 
[| 5 110,932 883,156 
| 6 110,932 883,156 
1 124,431 373,293 
1 Admin, Building 19,00. 19,00. 
1 TOTAL HEATED AREA SQ. FT. Floor Area Per Bldg. 619,639 
| TOTAL HEATED AREA CU. FT. Per Bldg. ` 5,266,518 
ιο ко 
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OTTO E. KRETCEMER 
NJ 2-10 


SIZES OF WINDOWS OPENINGS (METAL WINDOWS-PLASTER JAMBS / HEADS) 


Living Rom: 62 3/4" X lode 


Kitchen: оғ x мї" 
Bedroom and Bathroom: 36 3/4" X 37" 
Bathroom: 18" X 374" (Hammered glass) 


SHADE SIZES ( BRACKETS ON INSIDE) 
Be 


'ároom 
Living Ro. Kitchen эсэн, throom 
Tip to tip: 623" sot" 36%" 17 7/8" 
End to end: 62" юз" 35 3/0 7/8" 
“Cloth Width: Θὲ" о" 353" 16 3/4" 
Cloth Length: 60" бо" бо" ца" 
page 4 
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ОТТО E. KRETGEMER HOMES 
NJ 2-10 


H. R. Н, CONSTRUCTION CORPORATION 
16 West 46th Street 
New York, New York 


Contract No. 1 24842 Е 
Date of Contract: January 26, 1951 
April 23, 1951 


Notice to Proceed: 


Date for Completion as fixed in Contract: October 13, 1952 
Date for Completion as extended by C.0. August 3, 1953 
Actual Completion Date of Contract Work: July 29, 1953 
Original Contract Price: $ 6,495,000.00 
Authorized Additions: $ 216,521.57 
Authorized Deductions: $ 343,540.50 

$ 6,367,961-07 


Adjusted Contract Price: 
less: Total amount of 

authorized payments 

to Contractor: $6, 363,347.51 


Total amount of 
ble liquidated 


asse: 
damages for delay $ NONE $6, 363,387.51 
BAIANCE: $ — 5633.56 
UNIT PRICES APPROVED BY PHA: MARCH 23, 1951 
COST PER DWELLING UNIT: $8,897.00 
Page 5 
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ОТТО Е. KRETCHMER HOMES 
N.J. 2-10 
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CHANGE ORDERS - Contract No. 1 - Generel 


ече; 
° 
ç 
M 
$ 


Plaster Partitions 3,180.56 


G-17 Waterproof Walls това 
6-18 Grease Proof Tile 3,080.00 


орбёФооооооооо 


ESSES 


o 
ñ 
E 

5 


I CHANGE CHANGE 

1 τεμ # ORDER £ DESCRIPTION ADDITIONS DzDucTIONS 
G-1 6-1 Reduce Contract 266,669.00 
6-2 

1 0-3 6-2 Waterproof Walls 671.88 
6-4 6-3 Demolish Office 2,635.00 
6-5 G-k Latent Soil 3,955.44 
6-6 5-5 Revise Mortar - - 

1 6-7 0-6 Stack Foundation 234.36 
6-8 G-7 Concrete Curbing 1,022,40 
G-9 

1 6-10 6-19 House Trap Pits 1,283.67 
6-11 
6-12 6-35 011 Tank Pad 2,075.12 

I G-13 6-10 Radiator Recesses 528.58 
6-1 6-12 Modify Plaster - - 
6-15 6-22 Plumbing Supports 2,708.30 
6-16 0-24 Roof Plank Curb 100.06 

1 G-17 G-23 Roof Fan Bri cionis 692.52 

е 6-18 G-11 Change Ч 293.70 

6-19 8-8 Asphalt Tile 119,638.00 
6-20 

I 6-21 5-16 Pile ) 9,130.10 
G-22 G-16 Pile ) 
G-23 G-16 Piles ) 

1 6-2, 8-9 Piles 72,949.00 
G-25 
G-26 

1 0-21 
0-28 
6-29 G-20 Tile Stair Partition 193.84 

1 9-30 
6-31 
-320- 

[| ЕН 6-13 Trenches & Pits 1,153.00 
-3 
-35 80-18 Reinforce Lobby #5 1,626.29 

1 - 6-15 Reinforce Lobby |6 2,197.44 


Еј 
š 
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OTTO Б. KRETCHMER HOMES 
NJ 2-10 


CHANGE ORDERS - Contract No. 1 - General 


CHANGE 


ORDER £ 


DESCRIPTION 


Box B/W Valves 


Key Cabinet 

Bath Fronts 
‘Temporary Heat 
Modify Pent House 
Electric Rooms 


Change Baths 


Incinerators 


Pipe Partition 
Lines and Letters 
Extension of Time 


Pege 7 


ADDITIONS 


807.00 


556.31 
3,525.04 
55,033.89 
1,992.10 
3,201.79 


1,955.50 


-0- 


DEDUCTIONS 


104.80 


11.60 
350.00 


о 
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ОТТО Е. KRETCHMER HOMES 


N.J. 2-10 
B. KATCHEN IRON WORKS, INC. 
148 Shaw Avenue 
Newark, N.J. 
CONTRACT NO. 2 
Date of Coatract: January 26, 1951. 
Notice to Proceed: April 23, 1951 
Date for Completion as fixed 
in Contract: October 13, 1952 
Date for Completion as extended 
by C.0.: August 3, 1953 
Actual Completion Date of Contract 
Work: July 29, 1953 
Original Contract Price: $203,692.00 


Authorized Additions: $ 1,814.30 
Authorized Deductions: $ 7 00 $ 5,425.20 
Adjusted Contract Price: $198, 266.80 
Less: Total amount of 
authorized payments 
to Contractor: $187, 396.42 


Total Amount of 
Assessable liquidated 
damages for delay:  $NONE $107, 396.42 


BALANCE: $ 10,866.38 


COST PER DWELLING UNITS: 279.00 


= 


CHANGE ORDERS - CONTRACT NO. 2 -IRON 4 STEEL 


CHANGE CHANGE 
ORDER # DESCRIPTION ADDITIONS /DEDUCTIONS 
5-1 5-1 Reduce Contract 6,940.00 
5-2 5-6 Vents 986.30 
5-3 8-2 Stair Barriers 361.00 
5-4 5-3 Penthouses 188.50 
$-5 5-8 Tablet 15.00 
8-6 5-5 Partitions 300.00 
5-7 5-7 Lintels 244.00 
5-8 5-8 Extension of 294 Days 
НО ов Роде 8 


о 


ОТТО Е. KRETCHMER HOMES 
NJ 2-10 


JAEHNIG & PEOPLES, INC. 
223 - 13th Avenue 
Newark, New Jersey 


Contract No. 3 


Date of Contract: January 26, 1951 
Мої! 2ο to Procee April 23, 3371 
Dave гот Caapletion ас fixed 

ża Contract: October 13, 1952 
Date “сс Caapletion as extended by 

6.0.: August 3, 1953 


2ебіоп Date for Contract 


Actual бг 
` July 29, 195, 


ο 
Original Ccotract Frice: $732,206.00 


em 


Authorizes 1Ай16:208: $ 3,650.52 H 
Authorized Deductio1 $ 46,906.72. $ 3 200.10 
Adjusted C Contract Price: $728,915.90 
Less: Tot.) amount of 
auth rized payments 
to Contractor: $728,815.90 


Total amount of 
assessable liquidated 
damages for delay: $NONE $728,615.90 


‘BALANCE: 5 100.00 

COST РЕВ DWELLING UNITS: $ 1,000.00 
© Page 9 
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OTTO E. KRETCEMER HOMES 
NJ 


Га! 2-10 
CHANGE ORDERS - CONTRACT NO. 3 - PLUMBING CONTRACT 
Change Change 
Item Order $ DESCRIPTION ADDITIONS | DEDUCTIONS 
2-1 Pel Eliminate 8 Items 42, 308. 90 
2-5 P-2 Domestic & firewater service 2,201 
Р-3 
Ph Copper in lieu of velvanized 
(Not to exceed $29,800.00) 
Р-5 P-h Modification or elimination 
of pipe linei 
P-6 Р-9 Backfill for soil lines 985.10 
Р-6 P-10 Backfill for soil lines 963.82 
р-6 Р-11 Backfill for soil lines 423.06 
P-7 Р-3 Sink & tray connections 4,120.95 
P-8 P-h Concrete Pipe 1,244.06 
Р-9 2-5 Termostatic Regulators, 1,153.68 
P-10 
Pell P-17 Install new sewer зе 354.77 
Ра 2.8 New location main g 
supply line to Ada Blàg. 249.23 
Р-1% 
Р-15 Р-16 Relocate hotwater беп. 151.33 
Р-16 
PAT раа Lead Flash. for Vent Pipes 
P-18 P-1h Additional floor drains 127.45 
2-19 2-13 Drain water from P 1 bg. 
nes 323.93 
P-20 
Р-21 
Р-22 Р-19 Turn water back into 
Pumbiag lines 315.33 
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ОТТО E. KRETCHMER HOMES 


NJ 2-10 

John D. Joyce 

304 South 12th Street 

Newark, New Jersey 

Contract No. b 

Date of Cortract: January 26, 1951 
Notice to Froceed: April 23, 1931 
Date for Jompletion аз 

fixed in Jcatract: October 13, 1952 
Date for Completion as 

extended by C.0.: August 3, 1953 
Actual Conrletion Date 

of Contract ‘ork: July 29, 1953 
Original Cca:ract Price: $518,151.00 


Authorized 2iditicus : т. 
Authorized Deductions 11,603.00 $ 3,691.91 
Adjusted Contract Price: rh 59.09 
1688: Total emount о! 

authorizeé payments 

to Contractor: $489,116.14 

Total amount of 

assessable liquidated 

damages for delay: $NONE $489,116.14 


BALANCE: $ 25,342.95 
COST PER DWELLING UNITS: $710.00 
CHANGE QRDERS - CONTRACT NO, 4- HEATING 

CHANGE CHANGE DESCRIPTION ADDITIONS DEDUCTIONS 
ТЕМЕ ORDER £ 
Bel Hel Orit 4 item for Fuel Oil Tanks 8,718.00 
B-2 8-6 Exc. & backfilling 5.59.98 
8-3 8-2 Vulcan Type Radiation 127.18 
Bel, ` 
H-5 Hel, Gooseneck Ventilators 90,00 
H-6 5 Install Water Columns 742.64 
H-7 
H-8 Traps, valves, etc. 351.99 
H-9 Remove & Relocate 

Steam Lines 467.69 
н-10 н-9 Sving-Check Valves 225.03 
ва Β-10 Onit Soot Blowers 

Page 11 
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ОТТО E. KRETCEMER HOMES 
NJ 2-10 


BEACH ELECTRIC CO, INC. 


CONTRACT NO. 18 SPRINQDALE AVENUE 
EAST GRANGE, ЦЕМ JERSEY 
Date of contract: January 26, 1951 
Notice to Proceed: April 23, m 
Date for Completion ав fixed 
in Contract: October 13, 1952 
Date for Completion as extended 
y C.0.: August 3, 1953 
Actual Completion Date of Contract 
Work: July 29, 1253 
iginal Contract Price: $464,478.00 
Authorized Additions: $19,014.72 7% 3,280.76 
Deductions: 15,733.95 
Adjusted Contract Price: $167,758.76 


Lace: Tctal anount of 
authorized payments 
to Contractor: $52,512.18 
Total amount of 
assessable liquidated 
damages for delay: $NONE $442,512.78 


е ‘BALANCE: $ 25,245.98 
COST PER DWELLING UNITS: $636.00 


CHANGE CONTRACT NO. 5 - ELECTRICAL 


CHANGE CHANGE 

TEM £ срв ff DESCRIPTION ADDITIONS DEDUCTIONS 

Е-1 Е-1 Reduce Contract 15,500.00 

E-2 E-3 Increase Circuit 560.63 

Е-3 E-2 Additional KVA 8,957.06 

Е-Ь Е-і Fans fl & #7 . 

E-5 Есі Refrigerators 96.00 

Е-6 Е-5 Temp. Light 1,080.28 

E-6 Е-6 Temp. Light 696.67 

E-6 E-6 Temp. Light 777.84 

Е-7 Е-Т Tripping Current 252.48 

Е-8 E-9 Com. Bldg. Outlets 220.08 

E-9 E-15 Laundries 1,348.80 

E-10 E-10 Temp. Light 1,829.28 

Е-і Е-12 Mount Generators 516.00 

E-12 E-13 Temp. Light 2, ior. % 

Е-13 E-l} Roof Fans 137.95 

Е-1% Е-16 Temp.Heat 607.03 

Е-15 EAT Extension of Time - E 
Page 12 
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ОТТО E. KRETCHMER HOMES 
NJ 2-10 


Watson Elevator Company, Inc. 
407 West 3ó.h St. et 
New York, New Yors 


CONTRACT NO. 6 


Date of Contract: January 26, 1951 
Notice to Proceed: April 23, 1951 


Date for Completion as fixed in Contract: 
Date for Completion ав extended by С.О. 


Actual Completion date of Contract Work: July 29, 1953 


Original Contract Price: $225,730.00 
Authorized Additions: NONE 


Authorized Deductions: NONE Е NONE 
A : 5, 130.00 


authorized payments 


to Contractor: $119,697.15 
tal amount of 

assessable liquidated 

damages for delay: $ NONE $119,697.15 
BALANCE: $ 6,032.85 
COST PER DWELLING UNIT: $172.00 

CHANGE ORDERS - CONTRACT МО. 6 - ELEVATORS 
CHANGE CHANGE 
ШЕМ 3 EDER f DESCRIPTION ADDITIONS DEDUCTIONS, 
EL- EL-2 Repair Elevator 267.00 
EL-2 EL-1 Extension of Time 
Page 13 
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J. P. ZIEGLER, INC. 
75 South Orange Avenue 
South Orange, New Jersey 


CONTRACT № 


Date of Contract: 
Notice to Proceed: 

Date for Completion fixed in Contract: 
Date for Completion as е: by 
Actual Completion Date of Contract Work: 


Original Contract Price: 
Authorized Additions: 
Authorized Deductions: 
Adjusted Contract Price: 
less: Total amount of 


paynents 
to Contractor: $ 35,770.35 


Total amount of 
assessable liquidated 
damages for delay: $ NONE 

BALANCE: 

COST PER DWELLING UNITS: $52.00 
Page 14 
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LAWNS & PLANTING 
July 15, 1953 
August 3, 1953 
November 30, 1953 
January 6, 1954 
January 6, 1954 


$ 37,653.00 
иг 


$ 1,880.65 
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ОТТО E. KRETCHMER HOMES (ELDERLY) 


Development Cost: $2, 262,54. .00 
Construction cost per room: $ 3,311.91 

First Tenant Moved in: 2/22/\ 
.1.0.Р.: Ссїсвё of business 1/26/6 

2 Twelve story buildings 

Elevators per building: 2 Total: h 

Incinerator Hoppers per building: 11 Total: 22 

Fuel: 011 (Grade #6) 

Hot Water: | Separate unit each building - steam 

Corridors per building: 12 Total: 10,600 sq. ft. 
Lobbies per building: 1 Total: 2 

Laundry Rooms per building: 1 Total: 2 

Total Area of Project: 68,930 ба. ft. 


Building Coverage: 12,321 sq. ft. 
Parking Areas: 15,400 sq. ft. 
Outdoor Rec. Areas: 10,600 sq. 1%. 
Sidewalks: 13,430 sq. ft. 


Asphalt tiles floors - Steel савегеп type window frames 
Solid Masonry Exterior Walls 

Area maintained by Project Personnel: 67,210 sq. ft. 
Average No. Rooms per D.U. 2j 32 ы 


Average No. Sq. Ft. per DU. 319 580 
No. D. U. ы 132 22 
Allowances and use of Utilities: 
_ Allowance per DU Use Estimated Proj. Use 
Electricity 456,984 Lights ,Refrig. 640 [ΝΗ 
Cooking 


N 


° о 
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ОТТО Е. KRETCEMER HOMES ( ELDERLY) 
BASIC PROJECT INFORMATION 


General Contract-#1 


В. J. Lucarelli & Company, Inc. 
1100 McCarter Highway 
Newark, New Jersey 


Tony Salerno 
Plumbing Contract #3 


Paramount Plumbing & Heating Co. 
336 East 92nd Street 
New York 28, New York 
Andrew Monahan 

Heating Contract 
Bernard Н. Steinke, Inc. 
110 Grand Avenue 
Englewood, N. J. 
Dominick 

Electrical Contract #5 
Rao Electrical Equipment Co. 
314 East 39th Street 
New York 16, New York 
Robert Andrews 
Greenwick, Conn. 
Bellrose, Long Island 


Elevator Contract #6 
General Elevator Co., Inc. 


304 Oraton Street 
Newark h, New Jersey 


MO:mp 
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HOUSING кином di THE CITY OF NEWARK 
95 STREET NUMBER ар леч хими 
OTTO E KRETCHMER HOMES 
Τι LUDLOW STREET 
BLOG NUMBER тойс NI 210 

STREET ADDRESSES 


эр BLOG ENTRANCE 
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ARCHBISHOP THOMAS J. WALSH HOMES 
NJ 2-1 


Development Cast: 

First Tenant Moved Та: 

Е.1.0.Р.: 

9 - 8 story building: 
building ( масым) 

Elevators: 

Iacimeretor toppers a Per 8146. 

Total 


5 
10/1/53 


3 - 3 story buildings, 1 


$8,425, 181.88 
/1/53 


- 1 story 


8 - B story building, 9 - 3 story 


ng: 
Incinerators Per Building: 1 - 8 story buildings, 3 - 3 story 
buiii 


ngs: Total 18 


Fuel: Oil - Grade 
Hot Water - Central Pant, on 


Hallways per bldg.: lea. hi-rise, 3 Low 
Lobbies per building: 1 

Laundry Rooms: 

Total acres in Project: 16.50 

Building Coverage in Acres: 

Parking Areas 
Non dedicated streets: 78,160 sq. ft. 
Playgrounds: 5 - 95,563 sq. Г. 


Asphalt tile floor finish 
Steel type sash 


Brick Exterior Walls: 1m 2H ER 
Av. No. rooms per DU 3i 5 

Ат. No. sq. ft. per DU m 157 945 
No. D. U. 231 234 


Allowances and use of pussies: 
‘Allowance per DU 

Electricity 732,672 КЕ 

баа: 0 CF 


ве 
Lights, Rerrig. 
cooking 


ement Office, Maintenance Shop, Auditorium 
3,829 sq. ft. 


2,468 
54,606 =. ft. - 5 parking areas 


ын = 285 
τὸ 
1253 10 
18 12 


Estimated Proj. Use 
325,128 кін 


Sq. Ft. coverage of Adm. Offices & Boilerroam Blàg.: - 9,970 


8,135,833 
μασ 1,980, 250 КИЕ 
Qas "Av 600 CF 
Beating Fuel: , 39 Gal. 


- 3 eer average, 1955, 56, 57 


ARCHBISHOP THOMAS J, WALSH HOMES 
NJ 2-: 


- 
Э 


No. of Units Number of Buildings by tyoe 
3 k rom D. 5 9 eight-story buildings 
№ Í room D. 231 3 three-story buildings 
5 Š room D. 234 -l Administration Building 
6 $ room D. 18 
7 Š room D. 12 13 Total Number of Buildings 
Total Dwelling Units 630 Area of Site 

наг” 14,82 acres 

Average by Occupancy 2782 б45,661,20 sq. ft. 


Number of rooms 3186 Area covered by Buildings 


4468 acres 
Density — 2.51 No. of families per acre of site 107-532 sq. ft. 


е TAXES LEVIED BY THE CITY OF NEWARK ON LAND AND BUILDINGS 
Taxes Levied: 9,300.00 
Pilot 1957: 23,723.78 
Pilot 1958: 25,992.10 
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ARCHBISHOP THOMAS J. WALSH HOMES 
NJ 2-1 


Development Cost: $8,425, 74288 
First Tenant Moved Та: 5/1/53 
E.I.0.P 10/1/53 


building ( Administration) 

Elevators: 

Incinerator Hoppers Per Bldg. B - 8 story building, 9 - 3 
building: Total 99 

Incinerators Per Building: 1 - 8 story buildings, 3 - 3 
buildings: oy 18 

Fuel: Oil - 

Hot Water - Central Plant, Oil 


- 8 story buildings, 3 - 3 story buildings, 1 - 1 story 


story 


story 


Shop, A 


Comunity Building ( incl. Office, 
hild Care Center): 3,829 ва. ft. 

A рег bldg.: lea. hi-rise, 3 Low 
Lobbies per building: 1 
Laundry Rooms: 
Total acres in Project: 16.50 
Building Coverage in Acres: 2,468 
Parking Areas: 54,606 sq. ft. - 5 parking areas 
Non dedicated streets: 18,180 84. ft. 

Playgrounds: 5 - 95,563 sq. ft. 


Asphalt tile floor finish 

Steel type sash 

Brick Exterior Walls: іш ов» ж ë LR 
Av. No. rooms per DU 3 ы 5 ЕЕ 
Av. No. ва. ft. per DU 473 157 945 1233 
No. D. U. 2 23% 18 
Allowances and use of Utilities: 


5 ER 

τε 
140 

12 


Allowance рег DU Use Estimated Proj. Use 


Electricity 732,672 КЫН Lights, Reirig. 
11,898,360 СЕ cooking 


баа: 


Sq. Pt. coverage of Adm. Offices & Boilerroom Blàg.: - 9,970 


USE т ELECTRICITY - 3 year average, 1955, 56, 57 


8,135,833 
йена: 1,9 Sio. 250 кв 
10,533,600 СР 
Seating Fuel: 668,439 Gal. 
МО:рє -2- 


325,128 КИН 
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ARCHBISHOP THOMAS J, WALSH HOMES 


ESTIMATED SQ. РТ. ОР HEATED FLOOR AREA PER PROJECT 
_ESTIMATED CU, FT, OF HEATED BUIDEN —— 


ESTIMATED CU, 


OF HEATED BUILDING AREA 


The sq. ft. and cubic ft, of area does not include the basements. 

Totals in sq, ft. and cu. ft. is the actual heated area. 

Column No. 1 indicates the buildings. 

Column Мо. 2 indicates the sq. ft. of area per floor, inside well to vall 


dimension. 


Column No. 3 indicates the sq. ft. of actual heated area per building. 
Column No. 8 indicates the cubic feet per floor. 
Column No. 5 indicates the cubic feet per building. 


Building Sq. Ft. Sq. Ft. Floor 
No. Per Floor Area Per Bldg. 
1 6,480 51,80 
2 6,480 51,840 
3 6,808 20,424 
% 6,480 51,880 
5 6,480 51,880 
8 6,480 2, 

1 6,480 51,840 
8 6,808 20,424 
9 6,480 51,840 
10 6,480 51,880 
11 6,480 51,840 
12 6,608 20, ἰοὺ. 

Admin. Bldg. 6,862 

Building Cu. Ft. Cu. Ft. 
No. Per Floor Per Bldg. 

1 55,080 440,640 
2 55,080 440, 40 
i 51,863 462,944 

55,080 440,640 
5 55,080 440, 640 
6 55,080 шо,6ю 
T 55,080 440,640 
8 57,868 462,944 
9 55,080 440,640 
10 55,080 440,640 
u 55,080 440,640 
12 51,868 462 Ον 

Admin, Bldg. 68,620 
TOTAL HEATED AREA sq. ft. floor ares per 0106: 534,694 

" " М cu, ft. per 5146. 5,523,212 


> 


ARCHBISHOP THOMAS J. WALSH HOMES 
NJ 2-11 


| 
Terminal Construction Corp. $5,124, 418.03 
B. Katchen Iron Works 169,503.80 
John Н. Cooney, Inc. 397,053.20 
Astrove Plumbing & Heating Co. 634,745, 32 
Beach Electric Co., Inc. 380,199.13 
J. P. Ziegler وبا‎ , 434.00 
Burvack Elevator Company 98, 568.00 
Painting - Force Account 62,292 41 
Lincoln Contracting Co. 91,528.10 
Kolba Wrecking Co. 8,515.75. 
TOTAL CONSTRUCTION COST $7,016, 317-73 
Equipment - Dwelling 
Terminal Construction Corp. 22,181.00 
Ranges and Refrigerators 92,862.91 
` $ 115,053.91 
Equipment - Non-Dwelling 22,107.82 
TOTAL CONSTRUCTION AND 
EQUIPMENT CONSTRUCTION $$ 7,153, 060.86 
e Overhead 120,790.58 
Interest 261,234.39 
Interest Operating Per Dif. 16,333.30 
Plenning 289,955.13 
Site Acquisition 83,82. 
| TOTAL DEVELOPMENT COST $ 8,%25,606.25 


$1725 OF WINDOWS OPENINGS (METAL WINDOWS - PLASTER JAMBS # HEADS) 


Living Room & Kitchen: 63 1/8" X 48 5/8" 


Kitchen: 51 1/8" X lê 5/8" 
Bedroom & Kitchen: 39" x 38" 
Bathroom: 18" X 36" (ribbed glass) 


SHADE SIZES (BRACKETS ON INSIDE) 


Living rm. Bedroom & 
& Kitchen Kitchen Kitchen Bathroom 
Tip to tip 62 3/4" 51 38 3/4" 
| е End to end 62 1/8" 50 5/8" 38 1/8" 
Cloth Width ағ 50" зт 7/8" 
| Cloth Length 5%" " 54" 5%" 


| " 
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Project МЈ 2-11 


Contract No. 1 


Date of Contract: 
Notice to Proceed: 


Т COPPOLA 


TERMINAL CONSTRU 
194 Hackensack S 
Wood-Ridge, New Jersey 


January 25, 1951 


p 
Date for Completion fixed in Contract: October 6, 1952 

Date for Completion as extended by C. April ἂν, 1953 
Actual Completion Date of Contract Work: April 2%, 1953 


Original Contract Price: 
Authorized Additions: 
Autherized Deductions: 


Adjusted Contract Price: 
less: Total amount of 


authorized рауше: 


to Contractor: 


$5,135,000.00 
168, 539.85 
156,940.62 


nts 
$ 4,909, 099.03 


Total amount of assessable liquidated 
Бели for delay: $ NONE $k, 909,099.03 


BALANCE: 
COST PER DWELLING UNIT: 


$ 237,500.00 


$8,151.00 


UNIT PRICES APPROVED BY PHA: March 23, 1951 


т 
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TERMINAL COUSinUCTION СОВР. 


CHANGE ORDERS - CONTACT No 1 - GENES? 
CHANGE 
ORDER Ё DESCRIPTION ADDITIONS 
6-1 Reduce Contract 
6-2 Demolish Малһо1+ 2,070.58 
G-20 Lower Footin: 2" 263.58 
6-40 Revise Approa es -0- 
6-23 Revise Foundation Walls 
6-39 Onit Areavays 
с-6 Increase foot for Test 
6-5 Eeam-Rixon Hinge 
Gl hove Curb-Topsoll 
6-8 Relcente 17 
8-27 2. 
8-1 
2-29 
8-3 
6-9 
6-25 unit Champer Coraase 
6-21 Housetrap Pit Bldg. {2 
с- Stack Slab 
6-12 Вавез 
0-26 Omit Pump Pits 
6-22 Window Scribe Mould 
6-28 Steel at Boxes 5,346.40 
G-19 Revise Hardware 
G-30 eds at Jambs 
G-ih Partition Епёл -0- 
6-5 Incinerator Peams 1.032. 
6-16 Tile Head ог Docr 
G-27 Peering Angles 103.50 
6-18 Entrance Wing 
6-31 Footings et "i 4,209.29 
Mescory Motel -2- 

<: Asphalt Tile 122,612.88 
6-32 Modify Paint -0- 
0-33 #2 Flooring Stage 60.00 
6-3 Tenolisa Office 1,467.38 
6-36 3,250.91 
6-37 Тор Soil 732.13 
[23 
6-25 -0- 
54-ы 15,933.19 
5-35 0= 
6-13 


‘DEDUCTIONS 
122,736.00 
-ο- 


2,207.00 
1,195.60 


19,458.03 
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ARCHBISHOP WALSE HOMES 
NJ 2-11 


MODIFICATIONS - CONTRACT NO. 1 - General 


Modification on Jumbo-size brick: October 3, 1952 
Modification on Curing of Concrete: August 18, 1952 


В. KATCHEN IRON WORKS INC. - 148 SHAW AVENUE, NEWARK, NEW JERSEY 


Contract No. 2 

Date of Contract: January 25, 1951 
Notice to Proceed: 
Date for Completion fixed in Contract: October б, 1952 
Date for Completion as extended by 6.0.1 April 24, 1953 
Акела Completion date of Contract work: April 28, 1973 


Original Contract Price $173,892.00 
Authorized Additions: None ` 
Authorized Deductions: $ 4,368.20 
‘Adjusted Contrect Price 59,503. 


Less: Total amount of authorized 
payments to contractor: 
$160,724, 20 


Total amount of assessable 
liquidiated damages for delay: 
TONE: 
$160,72Ł.20 


BALANCE: $ 8,779.60 


COST PER DWELLING UNIT: $276.00 


